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Chorlestown,  MA. 


Dear  Sir: 


It  is  with  common  concern  that  we  present  to  you  and  The  Boston  Redevelopment 
Authority  (BRA)  our  development  proposal  for  Parcel  R-96  in  The  Chorlestown  Urban 
Renewal  Area.  Currently  the  greatest  delemma  facing  both  the  City  of  Boston  and 
Chorlestown  is  that  of  providing  quality  housing  to  their  long-term  residents.  Many  of 
these  people  have  been  displaced  and  disregarded  during  the  recent  economic  growth 
period  in  Boston.  Our  proposal,  through  the  guidance  of  the  BRA,  is  on  attempt  to 
remedy  the  economic  inequities  in  the  Chorlestown  Housing  Market. 

We,  as  developer  and  contractor,  have  had  various  experiences  in  all  phases  of  real  estate 
investment  and  development.  Our  market  niche  is  to  rehabilitate  abandoned  buildings 
that  have  been  traditional  hazards  in  their  respective  neighborhoods.  Most  recently  we 
finished  a  project  quite  similar  in  construction  and  purpose  to  Parcel  R-96.  In  May  of 
1987,  we  completed  a  total  rehabilitation  of  nine  (9)  units  in  South  Boston.  Those  three 
(3)  attached  wood-frame  buildings  had  been  abandoned  for  over  thirteen  (13)  years  and 
had  been  the  victim  of  numerous  fire  incidents.  The  buildings  were  deeded  to  Mark 
Stohley  from  The  Public  Facilities  Department  of  The  City  of  Boston  with  the  restriction 
of  providing  affordable  housing.  Through  our  development  and  construction  effort  these 
(9)  units  are  completed  and  occupied  at  affordable  rents  of  $450  per  month.  The  project 
was  a  success  for  the  developer,  the  City  of  Boston  and  above  all  the  new  residents.  It  is 
a  clear  example  of  our  desire,  and  ability  to  participate  in  a  joint  venture  of  public  and 
private  interest. 

Our  proposal  for  Parcel  R-96  is  to  completely  rehabilitate  the  building  to  a  finished 
product  of  twelve  (12)  units.  Each  unit  will  hove  two  (2)  bedrooms  and  one  (I) 
bathroom.  We  propose  that  one  hundred  percent  (100%)  of  the  units  will  be  marketed 
through  the  local  Chorlestown  Economic  Development  Corp.  (CEDC).  Also,  we  propose 
the  CEDC  to  be  the  recepient  of  the  25%  profit  participation  as  o  non-profit  group. 
These  funds  will  be  used  to  offset  a  large  portion  of  the  downpoyment  cost  for  the 
purchases  of  the  affordable  units.  In  addition  we  are  increasing  the  affordable  units  for 
the  50%  requested  in  the  development  guidelines  to  67%  of  these  units. 

We  thank  you  for  extending  the  opportunity  to  present  this  proposal.  Our  goals  and 
objectives  ore  compatible  with  both  the  BRA  and  the  long-term  residents  of  Boston's 
neighborhoods.  We  look  forward  to  the  opportunities  and  challenges  of  Parcel  R-96  in 
Chorlestown. 


Sincerely 

William  M.  Cotter 
Mark  T.  Stohley 


CHARLESTOWN  RESIDENTIAL  REDEVELOPMENT 
136-142  HIGH  STREET 
CHARLESTOWN,  MA 
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EXECUTIVE  SUMMARY 

136-142  HIGH  STREET 

CHARLESTOWN  RESIDENTIAL  DEVELOPMENT 

CHARLESTOWN,  MA. 


INTRODUCTION: 


Mark  Stahley,  William  Cotter  and  Stohley  Corp.  are  developers  and  contractors  with 
experience  In  all  phases  of  real  estate  development,  construction  ond  marketing.  We  as 
developers  and  contractors  have  taken  on  identical  types  of  projects  as  this,  In  the  City 
of  Boston.  Our  market  niche  is  to  rehobiliote  abandoned  buildings  that  that  hove  been 
traditional  hazards  in  their  prospective  communities.  In  May  1987  we  completed  a  total 
rehabilation  of  nine  (9)  units.  Those  three  (3)  attached  wood  frome  buildings  had  been 
abandoned  for  over  thirteen  (13)  years  and  had  been  the  victim  of  numerous  fire 
incidents.  The  buildings  were  deeded  to  Mark  Stahley  from  the  Public  Facilities 
Department  of  the  City  of  Boston,  with  the  restriction  of  providing  affordable  housing. 
We  completed  these  quality  units.  They  are  rx)w  all  occupied  at  affordable  rents  of  $450 
per  month.  This  project  is  a  success  for  us,  the  City  of  Boston  and  more  importantly  the 
residents  of  South  Boston.  The  project  in  South  Boston  and  hopefully  this  proposed 
project,  are  fine  examples  of  our  desire  and  ability  to  participate  in  a  joint  venture  of 
public  and  private  interest. 

Concept  &  Objectives 

Mark  Stahley,  William  Cotter  and  hopefully  the  Charlestown  Economic  Development 
Corporation  (C.E.D.C.)  plan  to  form  a  joint  venture  to  develop  these  proposed  twelve  (12) 
units,  (see  25%  Non  Profit  Partr>er  Letter). 

Our  concept  and  objectives  are  simple  and  straight  forward: 

Provide  quality  affordable  housing  to  the  long  term  residents  of  Chorlestowru 

The  Boston  Redevelopment  Authority  (The  Authority)  has  requested  proposals  on  Parcel 
R-96,  which  will  respond  to  the  needs  of  the  community  of  Charlestown.  The  guidelines 
specifically  request  a  development  which  will  provide  for  a  certain  percentoge  of 
affordable  housing.  Mark  Stahley  and  William  Cotter  propose  not  only  to  rr>eet  the 
guidelines  requested  by  The  Authority  but  will  exceed  them  as  follows: 

Authority's  Strfiley  &  Cotter 

Guidelines  Proposal 


Total  Units  12  1.000  12  1.000 

Market  Rote  Units  6  0.500  4  0.333 

Moderate  Rote  Units  3  0.250  4  0.333 

Low  Income  Units  3  0.250  4  0.333 


Our  prop>osal  will  produce  eight  (8)  affordable  housing  units,  or  67  %  of  the  twelve  units 
to  be  developed.  All  the  units  will  consist  of  two  (2)  bedrooms  end  one  (I)  bothroom, 
with  net  livoble  area  of  approximately  690  square  feet.  We  willl  increase  the  rear 
portion  of  buildings  138,  140  and  142  High  Street  from  their  present  two  (2)  story  level  to 
a  three  (3)  story  level,  to  conform  with  the  rest  of  the  existing  structure,  (see  Plot 
Plan).  We  will  also  create  a  street  level  walking  egress  in  the  rear  of  buildings  140  or>d 
142  High  Street,  which  will  create  occess  out  to  Walker  Street  for  oil  four  (4)  buildings. 
Currently  there  Is  not  a  rear  egress  from  these  buildings. 

Our  proposal,  with  the  eight  (8)  affordable  housing  units.  Is  predicated  on  one  basic 
underlying  theme.  That  is  to  provide  quality  affordable  housing  to  the  long-term 
residents  of  Charlestown.  Many  of  these  people  have  been  displaced  and  disregarded 
durir>g  the  recent  economic  growth  in  Boston.  Our  proposal,  through  the  guidance  of  the 
Boston  Redevelopment  Authority,  is  on  attempt  to  remedy  some  of  the  economic 
inequities  in  the  Charlestown  housing  market. 
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WEST  EIGHTH  STREET,  SOUTH  BOSTON  -  SIMILAR  TO  THIS  PROJECT 


WEST  EIGHTH  STREET 


The  photographs  on  the  following  poges  ore  of  a  similar  project  to  this  proposal.  The 
nir>e  (9)  units  were  rehabbed  by  Mark  Stohley  and  William  Cotter.  It  is  located  ot  179- 
183  West  8th  Street.  South  Boston  MA.  The  demolition  and  construction  wos  completed 
in  May  1987,  within  the  ten  month  construction  period.  Financing  was  arranged  through 
Boston  Five  Cent  Savings  Bank.  The  building  is  100%  occupied  at  affordable  rents  of 
$450.00  per  month.  The  units  have  been  constructed  of  the  highest  quality  materials, 
just  OS  this  proposed  project  will  be. 
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A  REPORT  ON  BOSTON  HOUSING 
POLICY  AND  PERFORMANCE 


APRIL,  1987 


MarkStablty 


Tbis  city-owned  vacant  building  in 
South  Boston  will  soon  become  nine 
affordable  apartments,  renovated  by 
Mark  Stabley. 


K 


NINE  NEW  APARTMENTS 

The  building  on  West  8th  Street  in 
South  Boston  was  literally  falling 
down.  A  fire  had  destroyed  the  in- 
terior. From  inside  the  charred  re- 
mains, the  sky  was  visible.  In  the 
basement  were  weeds  which  had 
sprouted  during  the  three  years 
there  was  no  roof.  Last  January. 
1986,  the  best  thing  to  do  with  the 
building  at  number  179-183  West 
8th  Street  seemed  to  be  to  knock 
It  down. 

Now.  a  year  later,  nine  families  are 
Just  two  months  away  from  mov- 
ing In.  Rent  will  be  $400  to  $450  a 
month  for  newly  renovated  apart- 
ments which  would  ordinarily 
bring  In  $600  to  $700  a  month. 
The  sun  still  shines  down  Into  the 
building,  but  now  it's  through 
skylights  that  adorn  the  newly  In- 
stalled third  floor. 

A  year  aga  the  City's  Public 
Facilities  Department  sold  the 
charred  wreck  on  West  8th  Street 
to  the  Stahley  Corporation  for 
$20.000— a  small  amount  com- 
pared to  the  $  1 20.000  to  $  1 50.000 
the  building  (even  torn  down  and 
sold  as  a  vacant  lot)  might  have 
fetched  In  Boston's  presently 
booming  market.  The  city's  sale 
came  with  a  condition  that  once 
the  building  was  renovated,  rents 
could  not  exceed  $450  a  month. 

That  vt/as  fine  with  developer  Mark 
Stahley.  He  was  still  able  to  secure 
a  commitment  from  the  Boston 
Five  Cents  Savings  Bank  to  finance 
the  renovations. 


Unlike  most  general  contractors 
who  bid  on  a  development  project 
and  then  farm  out  the  work  to 
sub<ontrac£or.  Founded  by 
27^ar-old  Mark  Stahley  with  the 
help  of  his  30-year-old  brother 
Peter— both  South  Boston  natives— 
the  company  employs  Its  own 
team  of  carpenters,  plumbers  and 
electricians.  There  would  be  no  need 
for  mark  up  construction  costs. 
And  overhead  would  be  minimal. 

"I  have  to  watch  the  numbeis  care- 
fully, since  the  bank  will  give  me 
only  so  much  and  there's  a  limit  on 
the  rents.  But  so  far.  everything 
has  been  right  on  target,"  says 
Stahley.  a  graduate  of  Boston  College 
High  School  and  Suffolk  University. 

•It's  a  fantastic  partnership.  The 
private  sector  gets  a  good  shot  In 
the  arm  and  the  city  does  well 
with  more  affordable  housing." 

Stahley  lived  in  South  Boston  dur- 
ing his  childhood.  He  has  already 
promised  one  of  the  new  apart- 
ments on  the  third  floor  to  a  yourig 
woman  who  lives  across  the  street 
and  Is  soon  to  be  wed. 

"I  wasn't  looking  to  put  bankers 
and  lawyers  into  the  building." 
says  Stahley.  who  was  recently 
married  and  is  expecting  a  child, 

"I  wanted  to  be  able  to  give  it  to 
people,  like  an  old  lady  living  on  a 
fixed  Income,  who  can't  afford 
$600  to  S700  a  month.  I  lived  In 
tenements  growing  up.  I  know 
what  its  like.  I'm  glad  to  be  able  to 
give  something  back  to  the  city.'* 
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COMMUNITY  &  htlGI-BORHOOD  SUPPORT  LETTERS 


MR.  WILLIAM  M.  COTTER 
MR.  MARK  T.  STAKLEY 


RE:   Proposed  rehab  of  136-142  High  Street,  Charlestown,  MA 


Dear  Sirs: 


We  have  reviewed  your  preliminary  plans  and  proposal 
for  submission  to  the  Boston  Redevelopment  Authority  for 
the  referenced  abandoned  buildings.   We  understand  that 
this  proposal  will  include  a  minimum  of  50%  affordable 
housing  that  will  be  available  to  Charlestown  residents. 
This  proposal  will  be  beneficial  to  both  the  residents  and 
community  of  Charlestown.  We  hereby  endorse. and  support 
your  efforts  for  the  improvements  planned  at  136-142  High 
Street  in  Charlestown,  Mass. 
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COMMUNITY  &  NEIGHBORHOOD  SUPPORT 


Mr.  Stephen  Coyle 

Director 

The  Boston  Redevelopment  Authority 

One  City  Hall  Square 

Boston,  MA.   02201 

Dear  Sir: 

We  at  Stahley  Corp.  felt  that  it  was  necessary  to  meet  with  all  attached  property 
abbutters  of  Parcel  R-96,  to  discuss  our  proposal  and  their  concerns.  In  these  meetings 
such  concerns  as  conformity  of  exterior  clap  board,  detailed  work,  rodent  extermination, 
continuation  of  roof  designs  and  applications,  repair  and  repointing  of  existing  brick  fire 
wall,  organizing  demolition  and  dumpster  removals.  All  these  issues  have  been  discussed 
in  depth.  When  we  are  designated  for  this  project,  all  concerns  will  be  vigorously  meet. 
All  attached  abbutters  have  given  support  to  our  proposal.  We  look  forward  to  working 
with  them,  the  Charlestown  community  and  BRA. 

The  following  letters  spell  out  Mark  Stahley  and  William  Cotter's  intentions  of 
community  and  neighborhood  involvement.  We  hove  asked  the  Charlestown  Economic 
Development  Corporation  (CEDC)  to  accept  an  twenty-five  (25%)  Net  Profits  Interest  in 
this  project.  There  will  be  no  liability  on  the  construction  debt  to  the  CEDC,  Stahley  and 
Cotter  will  assume  all  liability.  Also  we  ask  that  the  CEDC  market  the  finished  quality 
units  on  a  commission  basis. 


Sincerely, 


William  M.  Cotter 
Mark  T.  Stahley 


Mr  Kevin  Roche 
1  Church  Court 
Charlestown,  MA.  02129 


RE;   Parcel  R-96,  136-142  High  Street  Charlestown  MA. 

% 
Dear  Sir; 

We  are  writing  in  regard  to  your  role  as  an  advisor  to  the 
Charlestown  Economic  Development  Corporation  (C.E.D.C.)- 
Particularly  in  the  area  of  affordable  housing.   We  are  in  the 
process  of  submitting  a  development  and  rehabilitation  proposal 
for  the  property  located  at  136-142  High  Street  in  Charlestown,  MA 
The  Bostc>n  Redevelopment  Authority  (BRA)  has  requested  that  the 
proposal  be  composed  of  at  least  50%  affordable  housing. 
Therefore  six  (6)  of  the  units  would  be  affordable  housing. 
Also,  the  (BRA)  has  specifically  requested  that  all  proposals 
include  a  twenty  five  percent  (25%)  equity  participation  in  the 
development  by  a  Non-Prof it  Group. 

The  proposal  must  include  "Documentation  of  the  25  percent 
equity  participation  in  the  project  by  a  Community  Development 
Corporation,  Neighborhood  Development  Corporation,  or  Minority 
Business  Enterprise."  We  are  proposing  that  the  Charlestown 
Economic  Development  Corporation  be  the  recipient  of  our  (25%) 
profit  participation.   These  funds  would  be  used  to  offset  a 
large  portion  of  the  downpayment  cost  for  purchasers  of  the 
affordable  units.   In  addition,  we  would  like  the  C.E.D.C.  to 
market  all  the  units. 

We,  as  developer  and  contractor,  have  various  experiences 
in  all  phases  of  real  estate  investment  and  development.   Our 
market  niche  is  to  rehabilitate  abandoned  buildings  that  have 
been  traditional  hazards  in  their  respective  neighborhoods.   Most 
recently  we  finished  a  project  quite  similar  in  construction  and 
purpose  to  Parcel  R-96.   In  May  of  1987,  we  completed  a  total 
rehabilitation  of  nine  (9)  units  located  at  179,  181,  and  183 
West  Eight  Street  in  South  Boston.   These  three  (3)  attached  wood 
frame  buildings  were  deeded  to  Mark  Stahley  from  the  P\^blic 
Facilities  Department  of  the  City  of  Boston  with  the  restriction 
of  providing  affordable  housing.   Through  our  development  and 
construction  effort,  these  nine  (9)  units  are  now  completed  and 
rented  at  affordable  rents  of  $450.00  per  month.   The  project  was 
a  success  for  the  developer,  the  City  of  Boston  and  above  all  the 
new  residents.   It  is  a  clear  example  of  our  desire  and  ability 
to  participate  in  a  joint  venture  of  public  and  private  interest. 


We  hereby  extend  an  invitation  to  you,  the  C.E.D.C.  and  other 
concerned  citizens  of  Charlestown,  to  inspect  this  property 
at  your  convenience.   We  have  numerous  photographs  of  the  previous 
condition  of  the  building.   Please  do  not  hesitate  to  call  either 
of  us  if  you  have  any  questions. 

Sincerely 
William  Cotter 


Mark  Stahley 


268-4598 


M  HIGH  STRCrr 

CHARLCSTOWN.  MASSACHUSnrS  02129 

(617)242-0415 


Mr.  Stephen  Coyle,  Director 
Boston  Redevelopment  Authority 
One  City  Hall  Square 
Boston,  MA  02201 


RE:   Parcel  R-96, (136-142  High  St.  Charlestown,  MA.) 


Dear  Sir: 


I  am  the  owner  and  operator  of  the  High  Street 
Pharmacy  located  at  54  High  St.  in  Charlestown,  MA.  I  have 
been  in  Charlestown  for  over  twenty-f ive(26)years.  In  that 
period  I  have  seen  dramatic  transition  occur.   I 

understand  that  the  referenced  abandoned  property  is  currently  the 
subject  of  rehabilitation  proposals  through  The  Boston 
Redevelopment  Authority.   These  proposals  must  include 
affordable  housing. 

I  have  had  the  opportunity  to  review  and  discuss 
the  preliminary  plans  and  proposal  to  be  submitted  by 
Mark  T.  Stahley  and  William  M.  Cotter.   Their  proposal 
will  be  beneficial  for  both  High  Street  and  the  residents 
of  Charlestown.   I  have  known  Mark  Stahley  for  many 
years.   I  have  used  his  contracting  service  in  the  past  and 
I  have  been  extremely  satisfied  with  his  work. 

I  hereby  endorse  and  support  the  rehabilitation 
proposal  being  submitted  by  Mark  T.  Stahley  and  William 
M.  Cotter  for  the  property  located  at  136-142  High  Street 
in  Charlestown. 

I* 

Sincerely, 


6  CU.^^T^y.^'jMM^''^^-—^ 


Carmen  Merlino 


Mr.  Stephen  Coyle,  Director 
Boston  Redevelopment  Authority 
One  City  Hall  Square 
Boston,  MA  02201 


RE:  Parcel  R-96,  (136-142  High  St.  Charlestown.  MA.) 


Dear  Sir; 


I  am  the  owner  of  a  three(3)story  wood  frame 
building  located  at  2]  Walker  Street  in  Charlestown. 
My  residence  abuts  and  is  attached  to  the  referenced 
buildings.   I  understand  that  these  abandoned  buildings 
are  currently  the  subject  of  rehabilitation  proposals. 
Certain  affordable  housing  guidelines  have  been 
established  by  The  Boston  Redevelopment  Authority  and 
the  residents  of  Charlestown. 

In  this  regard,  I  have  reviewed  and  discussed  the 
preliminary  plans  and  proposal  to  be  submitted  by 
William  M.  Cotter  and  Mark  T.  Stahley.   Their  proposal 
will  be  beneficial  to  both  the  residents  and  community 
of  Charlostown.   I  hereby  endorse  and  support  their 
effort  and  plans  for  the  improvement  at  136-142  High 
Street  in  Charlestown. 


Sincerely, 


ay 


^^>--^^""^ 


Thelma   Laval lee 
21   V>/alker  Street 
Charlestown,    MA   02129 


Mr.  Stephen  Coyle.  Director 
Boston  Redevelopment  Authority 
One  City  Hall  Square 
Boston,  MA  02201 


RE:   "Parcel  R-96,  (136-142  High  St.  Charlestown  MA.) 


Dear  Sir; 


I  am  the  owner  of  a  three (3) story  wood  frame 
building  located  at  134  High  Street  in  Charlestown. 
My  residence  abuts  and  is  attached  to  the  referenced 
buildings.   I  understand  that  these  abandoned  buildings 
are  currently  the  subject  of  rehabilitation  proposals. 
Certain  affordable  housing  guidelines  have  been 
established  by  The  Boston  Redevelopment  Authority  and 
the  residents  of  Charlestown. 

In  this  regard,  I  have  reviewed  and  discussed  the 
preliminary  plans  and  proposal  to  be  submitted  by 
William  M.  Cotter  and  Mark  T.  Stahley.   Their  proposal 
will  be  beneficial  to  both  the  residents  and  community 
of  Charlestov/n.   I  hereby  endorse  and  support  their 
effort  and  plans  for  the  improvement  at  136-142  High 
Street  in  Charlestown. 


Sincerely, 


James  Broderick 
134  High  Street 
Charlestown,  MA  02129 


Report  -  Sub-Committee  on  Future  Projects 
To  -      Board,  CEDC 


Kovacevic  and  Roche  responded  to  request  by  William  Cotter 
to  view  a  9-Unit  re-hab  project  done  by  Mr.  Cotter  and 
Mark  Stahley  in  South  Boston. 

We  reported  to  Mr.  Cotter  that  the  Board  could  not  involve 
the  Corporation  until  the  BRA  selected  a  developer.   However, 
we  would  look  at  his  work. 

Essentially,  we  were  trying  to  maintain  the  CEDC's  visability 
as  a  local  non-profit  corporation  interested  in  doing  afford- 
able housing. 

Mr.  Cotter  explained  that  the  BRA  had  written  the  RFP  so 
that  some  local  EDC  would  handle  some  of  the  marketing 
of  affordable  condos;  and  there  would  also  be  a  payment 
to  an  EDC  out  of  anticipated  profits. 

This  developer  did  an  impressive  job  on  this  project. 


%-*. 


Cardinal 


PRELIMINARY  ARCHITECTURAL  DATA 


All  Exterior  and  Interior  designs  will  be  subject  to  BRA  approval 
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PLAN  SHOWING  EXISTING   LAYOUT 
AND  PROPOSED  INCREASE  IN 
PLOOR  AREA 


PRELIMINARY  SPECIFICATIONS 

CHARLESTOWN  RESIDENTIAL  DEVELOPMENT 

136-142  HIGH  STREET 

CHARLESTOWN,  MA. 

The  Building:  The   High   Street    Condominiums  consists  of  the 

complete      rehabilitation/renovations      of       the 
exisiting  buildings. 

The  buildings  are  comprised  of  three  (3)  floors 
and  roof  with  full  basements. 

Basement:  Mechanical     Room     and     three     (3)    partitioned 

storage  areas. 

First   Floor:  One  apartment   with   two  (2)  bedrooms,  one  (I) 

full  bath,  laundry  room,  and  common  area. 

Second  Floor:  One  (I)  apartment  with  two  (2)  bedrooms,  one  (I) 

full  bath,  laundry  room,  and  common  area. 

Third   Floor:  One  (I)  apartment    with  two  (2)  full  bedrooms, 

one   (I)   full   bath,    laundry  room,  roof  deck  and 
common  area. 

Parking:  Adequate  parking  will  be  arranged  by  the  Boston 

Redevelopment  Authority. 

♦         Specifications  will  apply  for  all  buildings 

136  High  Street 
138  High  Street 
\kO  High  Street 
\h2  High  Street 


SPECIFICATIONS 


Walls  and  Ceilings: 


Exterior  Decks: 

Roof: 

Finishes: 


Flooring: 


Cabinetry: 


Windows: 

Exterior  Doors: 
Exterior  Finish: 


All  exterior  walls  to  have  1/2"  blueboard,  with 
skimcoat  finish  with  3  1/2"  foil  foced  insulation. 

Interior  walls  to  have  1/2"  blueboard  with 
skinxroat  finish.  All  demising  walls  to  have  5/8" 
fire  code  blijeboard  each  side. 

Bath  walls  where  directly  exposed  to  nnoisture 
shall  have  1/2"  moisture  resistant  board.  Tub  to 
have  fiberglass  tub  surround. 

Ceilings  to  be  5/8"  fire  code  blueboord.  All 
ceilings  to  have  6"  insulation  for  sound  insulation 
purposes  arnd  textured  finish. 

All  pressure  treated  with  galvanized  fasteners. 

Three  (3)  ply  glass  fiber,  vented  and  flashed. 

Interior  wall  painting  shall  be  or>e  (I)  coot  primer 
and  two  (2)  coats  finish.   Color  to  be  neutrol. 

Interior  doors  and  casing  shall  be  p>ainted  white. 

Bedrooms  and  Livingroom  shall  be  carpeted. 
Carpeting  to  be  Philadelphia  brand  with  padding. 

Kitchen  shall  have  Armstrong  or  equal  sheet 
vinyl. 

Common  areas,  stairs  and  hallways  shall  have  a 
commercial  grade  carpet  with  padding. 

Kitchen  cabinets  shall  be  Merillant  brond, 
"nouveou"  series  with  plastic  laminated 
countertops  with  four  (4)  inch  bocksplash. 

Bathroom  vanity  shall  be  twenty  four  (24)  inches, 
Merillant  brand  with  cultured  marbletop. 

Anderson  double  hung  with  insulating  glass  and 
screens  or  Anderson  casement  with  insulating 
glass  and  screens. 

Doors  to  be  Brosco  steel,  insulating  units. 

Cedar  clapboard  with  pine  trim. 


Interior  Doors:  Apartment   entry  doors  shell  be  flush  "B"  label 

doors  shall  be  hollow  core,  six  (6)  panel  masonite. 

Heat:  Gos   fired   circulating  hot   water   system.     Two 

zones  with  Burnham  gas  furnoce. 

Electrical:  60  Amp  service  per  unit  with  panel  located  in 

eoch  unit. 

High  hat  light  fixtures  in  halls  and  kitchen. 
Paddle  fan  in  Livir>groom.  All  other  fixtures  to 
be  spec.  brarKd.  Each  unit  shall  have  on  intercom 
system  and  smoke  detectors.  Common  area  and 
exterior  area  shall  be  lighting.  Comnrxxi  areas  to 
hove  smoke  detectors. 

Appliances:  Range   to  be      high  quality   30"  gas  by  General 

Electric.  Dishwasher  to  be  Hotpoint.  Hot  water 
heater  to  be  Bradford  brand. 


R  C  H 


with  offices  in  Portland  and  Boston 
Archtellic  offers  professional  design 
services  in  Architecture,  Planning,  Interior 
Architecture  and  Space  Planning.   Since  1982, 
the  firm  has  served  private  developers,  in- 
dividuals and  corporations  in  Maine,  New 
Hampshire,  Massachusetts,  New  York  and  Con- 
necticut.  Prior  to  the  establishment  of 
Archtellic  the  partners  were  all  principals 
in  architectural  practices  in  Boston,  Port- 
land and  Bangor  Maine. 

Projects  have  included  urban  mixed  use  devel- 
opments. Office  and  Retail  Developments  and 
Elderly  and  Family  Housing,  as  well  as  small 
scale  commercial  projects  and  single  family 
residences. 

Annual  commissions  range  from  60-100  projects 
totalling  $30  to  $50  million  in  construction 
cost. 

Archtellic 's  success  and  steady  growth  are 
a  product  of  the  company's  emphasis  on  Archi- 
tecture and  Planning  as  a  Service  endeavor. 
A  service  that  professionally  and  creatively 
addresses  the  issues  of  budget,  timeliness 
and  quality  in  the  development  of  successful 
architectural  solutions. 


84      Middle      Street      Portland,       Maine        04101       (207)      772-6022 
129      South      Street      Boston,      Massachusetts      021II       (617)      542-6602 


Partners 


William  K.  Hopkins,  Portland 

B.  Arch.  Pratt  Institute,  New  York,  NY 

NCARB  Certification 

Registered  Architect   Maine,  Connecticut,  Kew  York 

Principal,  William  Hopkins  Associates   1981-1983 

David  Lloyd,  Portland 

Architectural  Association,  London  England 

B.  Arch.  Boston  Architectural  Center,  Boston,  MA 

NCARB  Certification 

Registered  Architect   Maine,  New  Hampshire,  Massachusetts 

Principal,  Lloyd  &  Lloyd  Architects   1976-1983 

John  P.  Pearson,  Boston 

B.A  Sociology/Anthropology  Oberlin  College,  Oberlin,  OH 

B.  Arch.  Boston  Architectural  Center,  Boston,  MA 

NCARB  Certification 

Registered  Architect   Massachusetts,  New  Hampshire,  Connecticut 

Principal,  Broadstreet  Design  Group  Architects,  Inc.   1979-1986 


Associates 


Manning  E.  Morrill,  Portland 
Lee  F.  Harvey,  Portland 
Cynthia  T.  Sabin,  Portland 


V2  "^ii^^f^syjwBn 


Senior  Architect 

DOUGLAS  COLE  SMITH  FAIA 

Education 

University  of  Pennsylvania  -  B.S.  Architectural 
Engineering 

Professional  Experience 

Douglas  Cole  Smith.  AIA 

Ashley/Myer/Smith.  V.P 

Hugh    Stubblns    Associates,    V.P.,    Executive 

Architect 

Professional  Associations 

American  Institute  of  Architects 
Massachusetts  State  Association  of  Architects 
Boston  Society  of  Architects 

Past  President 

Boston  Society  of  Architects 

Massachusetts  Construction  Industry  Council 

Massachusetts  Building  Congress 

Public  Service 

American  Arbitration  Association  -  Arbitor 
City  of  Newton  -  Designer  Selection  Committee 

and  Building  Board  of  Appeal 
Massachusetts  Architectural  Registration  Board 
SBCC  -  Construction  Materials  Safety  Board 

Registered 

Commonwealth  of  Massachusetts 
State  of  Rhode  Island 


Representative    Projects 

Brooks  Block  Rehabilitation 
Portland,  Maine 

Historic  five  story  commercial  building  in  the  Old  Port. 

Chandler's  Wharf 
Portland,  Maine 

Ninety  unit  luxury  condominium  development  in  seven  buildings 

with  covered  parking. 

Associated  Architects  CBT/Casendino,  Inc. 

Elderly  and  Family  Housing 

Fifteen  completed  new  developments  throughout  Maine  ranging 
is  size  from  30  to  34  units  under  Farmer's  Home  Administration 
program. 

Fisherman's  Wharf  Mixed  Use  Development 
Portland,  Maine 

Three  story  Retail,  Office  and  Parking  development. 

Guest  House/Health  Club  for  a  private  Residence  ' 
Hollis,  New  Hampshire 

Fitness  center,  guest  quarters  and  greenhouse  on  a  lakeshore 
site. 

The  Kitchen 

Cambridge,  Massachusetts 

Retail  stores  in  Newton,  Massachusetts,  Waterford  and  Farming- 
ton,  Connecticut. 

Law  Offices  for  Bernstein,  Shur,  Sawyer  and  Nelson 
Portland,  Maine 

Thirty-four  thousand  square  feet  of  space  on  three  floors  of 
100  Middle  Street. 

Long  Wharf  Mixed  Use  Development 
Portland,  Maine 

Five  story  office  building  with  street  level  retail,  twenty- 
seven  luxury  condominiums,  parking  and  marina. 

Malecite  Gardens 
Bangor,  Maine 

Commercial/Residential  mixed  use  development  for  the  Malecite 
Indians. 

The  Melody  Box 
Braintree,  Massachusetts 

Music  box  stores  in  Copley  Place  and  Faneuil  Hall  Marketplace, 
Boston,  Massachusetts. 

Office  Interiors  for  L.L.  Bean 
Portland,  Maine 

New  facility  for  eight  corporate  departments. 


One  Hundred  Middle  Street 
Portland,  Maine 

Seven  story  office  development  in  two  buildings  with  covered 

parking. 

Associated  Architects  CBT/Casendino,  Inc. 

Pearl  Street  Parking  Facility 
Portland,  Maine 

Six  story  parking  structure  with  street  level  retail. 

Reader's  Digest  Auditorium 
New  Castle,  New  York 

Three  hundred-ninety  seat  auditorium  building  at  Reader's 

Digest  Headquarters. 

Associated  Architect  George  Lloyd 

Signal  Point  Condominiums 
Boothbay  Harbor,  Maine 

Thirty-six  luxury  condominiums  in  seven  buildings  with  marina, 
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clients 


The  Liberty  Group 
Portland,  ME 

McBride  Dunham 
Portland,  ME 

Allied  Construction 
Portland,  ME 

Bernstein,  Shur,  Sawyer  &  Nelson 
Portland,  ME 

Morse  Payson  &  Noyes 
Portland,  ME 

Linewood  Development 
Portland,  ME 

Casco  Bank 
Portland,  ME 

The  Malecite/Baldacci  Association 
Bangor,  ME 

Webber  Oil  Corporation 
Bangor,  ME 

L.L.  Bean 
Freeport,  ME 

Nat  Clifford 

Cape  Elizabeth,  ME 

Mr.  &  Mrs.  Gordon  Hurtubise 
Cape  Elizabeth,  ME 

Peter  Anastos 
Yarmouth,  ME 

Dr.  Ronald  Moskowitz 
Hollis,  NH 

The  Readers  Digest  Association 
Pleasantville,  NY 

Ned  Atkinson  Real  Estate 
Boston,  MA 

Paul  Lohnes 
Cambridge,  MA 

William  Sjogren 
The  Kitchen  Stores 
Cambridge,  MA 

American  Development  Corporation 
Stoneham,  MA 

Stahley  Corporation 
South  Boston,  MA 


Muiti  — unit    Residential 
Projects    Completed 


LOCATION 

Bar  Harbor,  ME 
nootlibay  Harbor,  ME 

Boston,  MA 
Brighton,  ME 
Dover  Foxcroft,  ME 
Ellsworth,  ME 
Farmington,  ME 
Gray 

Lincoln,  ME 
Madison,  ME 
Milbridge,  ME 
Monmouth,  ME 
Naples,  ME 

Pittsfiold,  ME 
Portland,  ME 
Portland,  ME 
Portland,  ME 

Rockland,  ME 
Rumlord,  ME 
Skowhegan,  ME 
Skowhegan,  ME 
South  Boston,  MA 

South  Portland,  ME 
Topsham,  ME 
Wintersport,  ME 


PROJECT 


itUNITS 


FmHA  Housing 

16 

Signal  Point 

36 

East  Brookline  St. 

4 

FmHA  Housing 

24 

FmHA  Housing 

24 

FmHA  Housing 

24 

FmHA  Housing 

24 

FmHA  Housing 

24 

FmHA  Housing 

24 

FmHA  Housing 

24 

FmHA  Housing 

26 

FmHA  Housing 

24, 

Winsor  Green 

38 

FmHA  Housing 

24 

Andrew  Square 

16 

Bay  Village 

8 

Chandler's  Wharf 

90 

FmHA  Housing 

20 

FmHA  Housing 

24 

FmHA  Housing 

24 

FmHA  Housing 

34 

West  8th  St.  Apts. 

9 

Point  Village 

16 

FmHA  Housing 

25 

FmHA  Housing 

36 

TYPE 

Family 

Waterfront 
Condo 

Condo 

Family 

Family 

Elderly 

Family 

Elderly/ 
Congregate 

Family 

Family 

Elderly 

Family 

Recreational 
Condo 

Family 

Apt. /Garage 

Townhouse 

Waterfront 
Condo 

Elderly 

Elderly 

Family 

Family 

Moderate  Income 
Rehab. 

Townhouse 

Family 

Elderly 


Office  Buildings  Completed 


LOCATION 

Bangor,  ME 
Bangor,  ME 

Bath,  ME 
Braintree,  MA 
Peabody,  MA 
Peabody,  MA 
Peabody,  MA 
Peabody,  MA 
Portland,  ME 
Portland,  ME 
Portland,  ME 
Portland,  ME 


CLIENT 

Acadia  Realty 

DARB  Commercial 
Realty  Trust 

Dirigo  Management 

The  Flatley  Co. 

Doulton  Aerospace 

lAF  Company 

JEOL  Company 

Salomon  Company 

Circle  Floors 

Dead  River 

Liberty  Group 

Liberty  Group 


HEIGHT 

SQ.  FT. 

CC 

)sa 

2  Stories 

16,000 

$ 

1, 

,000,000 

2  Stories 

8,000 

$ 

350,000 

3  Stories 

15,000 

$ 

925,000 

4  Stories 

100,000 

$ 

6, 

,000,000 

1  Story 

35,000 

$ 

1, 

,200,000 

3  Stories 

45,000 

$ 

1, 

,700,000 

2  Stories 

30,000 

$ 

1, 

,000,000 

1  Story 

6,500 

$ 

500,000 

1  Story 

5,000 

$ 

500,000 

5  Stories 

12,000 

$ 

1 

,500,000 

2  Stories 

11,000 

$ 

440,000 

7  Stories 

200,000 

$12 

,000,000 

(1)  John  P.  Pearson  as  Principal  of  Broadstreet  Design  Group 

(2)  Douglas  C.  Smith  Architect  of  Record 
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office   Interiors 


CLIENT 

L.  L.  Bean 

Bernstein,  Shur,  Sawyer  &  Nelson 

Liberty  Group 

Berry,  Dunn,  McNeil  &  Parker 

Elliot  Berv  Associates 

National  Life  of  Vermont 

Casco  Bank 

Curtis  Thaxter  Law  Offices 

Reader's  Digest  Association 
Facility  Planning 
On-Going  Interiors  Projects 

MacBride  Dunham 

On-Going  Interiors  Projects 

Pansophic  Systems 

WSBK  TV  38 

Webber  Oil 

Dead  River 


SQUARE  FEET 
25,000  sq.ft. 
35,000  sq. f t, 
17,000  sq.ft. 
15,000  sq. f t , 
10,000  sq.ft. 
5,000  sq. ft, 
3,000  sq.ft, 


6,000  sq.ft. 

1 ,000  sq. f t . 

17,000  sq.  f t , 

4,000  sq. f t , 


TMjew  England 
Architectural  Journal 


Several  significant  projects  underway  for  Portland,  Me.  based  firm 

Archtellic  Architects  celebrates 
first  anniversary  of  Boston  office 


rON,   MA.  -  June  1st 

1  the  first  annivereao'  of 

)ening    of    Archtellic's 

office    in    the    Beebe 

g  at  129  South  St. 

iblished    in    1982    in 

lid,  Me.  by  partners  Bill 

ps    and    David    Lloyd, 


Archtellic's  expansion  to  Boston 
and  the  addition  of  partner  John 
Pearson,  allows  a  major 
increase  in  professional 
services  offered  by  the 
company. 

Significant  projects  over  the 
past    year    represent    a 


continuing  diversity  of  building 
types  and  scale.  Examples 
include: 

•  A  390  seat  Auditorium  for 
the  Reader's  Digest  Corpora- 
tion presently  under  construc- 
tion in  New  Castle,  N.Y. 

•  The    Fisherman's    Wharf 
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Liberty  Group's  proposed  Fisherman's  Wharf 
development,  Portland,  Maine 

Architectural  rendering  by  Gary  Irish  Graphics 


Development  on  the  Portland 
Waterfront,  a  40.000  s/f  retail 
miill,  with  28,000  s/f  of  first  class 
office  space  and  parking  on 
three  levels.  Retail  Consulting  is 
by  Todreas  Hanley  Associates 
of  Boston  and  ground  breaking 
is  scheduled  for  this  summer. 

•  The  Signal  Point  Condo- 
miniums in  Boothbay  Harbor. 
Me.,  a  luxury  36  unit 
development  with  marina. 
Occupancy  will  begin  this 
summer. 

•  The  Maliseet  Gardens  in 
the  city  center  of  Bangor,  Me.  A 
mi.xed  use  project  in  three 
buildings  being  developed  by 
the  Maliseet  Indians.  Construc- 
tion is  scheduled  for  Spring  1988. 

•  The  Long  Wharf  Develop- 
ment in  Portland,  Me.  180,000 
s/f  of  1st  class  office  space: 
17,000  s/f  of  retail,  27  luxury 
residential  units  and  marina  on 
3-acre  site.  Project  is  still  in 
design  stage. 

Chandlers'  Wharf,  a  90  unit 
condominium  development  on 
Central  Wharf  in  Portland. 
Associated  Architects  are 
CBT/Casendino,    Inc.    and 


construction  will  be  completed 
this  summer. 

One  of  the  benefits  of  the 
firm's  expansion  to  Boston  has 
been  the  establishment  of  a 
working  relationship  with 
Paladin  CADD  Services,  Inc.  of 
Boston.  Paladin's  work  with 
Archtellic  has  included 
computer  generated  massing 
studies  and  production  support 
on  the  Long  Wharf  Develop- 
ment, as  well  as  computer 
drafting  and  furniture 
inventory  for  L.L.  Bean's 
offices.  Of  special  note  was  a 
first  ever  "hands  on"  computer 
presentaUon  to  the  Portland 
Planning  Board  last  July. 

Boston  partner  John  Pearson 
states,  "An  advantage  of  the 
two  city  operation  is  that  we 
have  two  smaller  scale  offices 
with  their  associated  benefits 
for  both  client  and  staff  while  at 
the  same  time  having  the 
financial  and  professional 
resources  of  a  single  30  person 
firm.  The  move  also  has  given 
us  more  direct  access  to 
markets  in  Central  and 
Southern  New  England. 
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CHANDLER'S   WHARF 
Portland,  Maine 


Ninety  Luxury  Condominiums  in 
seven  buildings  with  covered 
parking  Associated  Architects: 
CBT/Casendiiio. 
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FAMILY    HOUSING 


Ten  completed  projects 
with  24-35  units  each, 
built  with  the  Farmers  Home 
Administration  Program. 
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LODGE   BUILDING 
Hollis,  New  Hampshire 


Fitness  Center,  Garage,  Green- 
house, and  Guest  Quarters  for 
a  Private  Estate 
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Addition 


Addition 


CHANDLER  VILLAGE  STUDY 
Worcester,  Massachusetts 


study  for  alterations  providing  handicap 
accessible  units  and  loft  bedrooms  to 
existing  student  housing  at  Worcester 
State  College. 
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First  Floor  Plan 
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Second  Floor  Plan 


VVINSOR  GREEN 
Naples,  Maine 


Thirty-eight  unit  recre- 
ational condominium  de- 
velopment with  marina 
on  Brandy  Pond. 
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SIGNAL   POINT 
Bootiibay  Harbor,  Maine 


Thirty-six  Luxury  Condominiums 
in  seven  buildings  with  a  deep 
water  marina. 


H   I        Middle       S  I  I  (•  (•  1        I'  ()  I   I  I  ;i  ii  d  ,        M  ;i  i  it  <•         <t   I   1  (I  I        (  LM)  7  )       77  '_'  -  (".  (t  2  L' 
I2<»       So  II  ill       Si  1  eel        lioslon,       M  a  s  s  ;i(  li  ii  s  <•  i  i  s       02111       (  (">  I  7  )       H  I  2  -  (1  C  0  2 


A 


K 


< ; 


11 


Jill     I  ■iii|pii»m»i|iimpi'      iMi|i«i   n  I  II  iiiiwipmii  i|i 


ELDERLY  HOUSING 


Five  completed  projects 
with  20-26  units  each, 
built  witli  the  Farmers  Home 
Administration  Program. 
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FISHERMAN'S  WHARF 
Portland,  Maine 

Three  story  Retail,  Office, 
and  Parking  Development 
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SPRINGVALE   SQUARE 
Spiingvale,  Maine 


Retail  complex  of  three  build- 
ings; one  with  second  floor 
office  space. 
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MALICEET   GARDENS 
Bangor,  Maine 


Urban  mixed  use  development 
including  Retail,  Office,  and 
Residential  space. 
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Rf-ADER'S   DIGEST  AUDITORIUM 
New  Castle,  New  York 


Four  hundred  forty-four  seat  Auditorium  and 
Conference  Facility  at  the  Reader's  Digest 
Headquarters  -  Associated  Architects: 
George  Lloyd 
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PEARL  STREET  PARKING 
Portland ,  Maine 


Five  and  one  half  floors  of  park- 
ing with  13,000  s.f.  of  Retail  at 
street  level. 
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THE  MELODY  BOX 

Copley  Place 

Boston,  Massachusetts 
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FINANCING 


FINANCING 


Mark  Stahley,  Peter  Stahley,  and  William  Cotter  and  Stahley  Corp.  hove  excellent 
banking  relations.  This  proposed  transaction  has  already  verabally  been  committed  to  by 
two  fine  financial  institutions.  Boston  Five  Cent  Savings  Bonk  and  Federated  Savings  and 
Loan  Association. 

Through  the  years  these,  and  all  our  banking  relationships  hove  been  strengthened 
through  hard  work  and  professional  quality  construction. 


I  llG  Th«  Boston  Five  Cents  Savings  Bank  FSB 

D^q4^I>%  Ten  School  Street 

^  ^     OV/OlVJI  I  Boston.  Massachusetts  02108 

^^^Ml*     FiV6  Telephone  617- 742-6000 


July  1,  1987 


Mr.  Mark  Stahley 
Mr.  William  Cotter 
Stahley  Corporation 
492  East  Broadway  #21M 
South  Boston,  MA   02127 

Dear  Mr.  Stahley: 

The  Bank  is  reviewing  the  proposal  on  the  property  located  at 
136-1M2  High  Street  in  Charlestown. 

Tne  Bank  is  interested  in  providing  financing  on  the  property 
subject  to  our  normal  underwriting  procedures.   Our  experience 
with  you  to  date  has  been  very  favorable  with  the  outstanding 
quality  workmanship  and  management  of  your  West  Eighth  Street 
public  facilities  project  in  South  Boston,  as  well  as  other  on 
going  projects  throughout  the  city. 

If  you  need  any  assistance  from  the  Bank,  please  give  me  a  call 

Sincerely, 


Ellen  R.  Lurie 
Loan  Officer 
Commercial/Construction  Lending 

ERL/gmy 
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Rax?ings 

wJSl  Loon  flSSOCiatlOn  eiOO  Broadway.  Suite  102  •  San  Antonio.  Texas  78209  •  512/824-2486 


ADMINISTRATIVE  OFFICES 


July   9,    1987 


Mr.  Stephen  Coyle 

Boston  Redevelopment  Authority 

One  City  Hall  Square 

Boston,  Ma  02201 

RE:   $790,000.00  loan 
Parcel  R-96 
Charlestown,  Ma, 

Dear  Mr.  Coyle: 

To  date,  Federated  Savings  &  Loan  Association  has  been  pleased 
with  Mr.  Stahley  and  Stahley  Corporation,  with  regards  to  our 
lender/borrower  relationship.  Mr.  Stahley  and  Stahley  Corp.  have 
performed  as  legally  contracted  in  a  very  professional  manner. 

With  no  intentions  of  being  legally  bound,  until  a  full  loan 
underwriting  has  taken  place,  Federated  would  be  very  interested 
in  originating  the  proposed  $790,000.00  construction  loan 
referred  to  above,  upon  satisfaction  of  all  our  underwriting 
requirements . 

Sincerely, 


LOAN  TERMS  REQUESTED  UPON  ORIGINATION 
CHARLESTOWN  RESIDENTIAL  DEVELOPMENT 

136-142  HIGH  STREET 

CHARLESTOWN,  MA. 


The  following  loan  terms  have  been  requested  by  Mark  Stahley,  Peter  Stahley  and 
William  Cotter,  to  two  financial  institutions.  Both  financial  institutions  have  verbally 
committed  to  originate  the  following  loan,  if  our  proposal  is  accepted  by  the  Boston 
Redevelopment  Authority. 


Loan  Terms: 

Amount 
Borrowers 


Ter 


m 


Rate 
Repayment 

Points  Lender 
Security 


$790,000.00 

Stahley  Corporation 
Mark  Stahley 
Peter  Stahley 
William  Cotter 

One  (I)  year  with  an  additional  six 
month  extension  for  a  one  percent  (1%) 
fee 

Prime  plus  two  percent  (P+2%)  ceiling 
of  fifteen  percent  (15%) 

Interest  only,  total  principal  and  any 
then  accrued  interest  due  and  payable 
upon  maturity 

Two  percent  (2%)  of  total  loan  amount 

First  Lien  Deed  of  Trust 
Personal  guarantees 


Release  Prices  Per  Unit 


To  be  negotiated 
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FINANCIAL  ANALYSIS 


Fir4ANCIAL  ANALYSIS 


The  $20,000  Acquisition  price  reflected  throughout  the  following  construction  budget  and 
finarK:ial  profornrKis  is  on  open  negotiable  amount.  This  figure  represents  only  a 
beginning  point  at  which  we  believe  there  is  incentive  for  oil  interest,  public  and  private 
to  work  toward  our  connmon  goal: 

Provide  quality  affordable  housing  to  the  long  term  residents  of  Chorlestown. 


CONSTRUCTION  LOAN  BUDGET 


ACQUISITION 

HARD  COST  9840   GSF  & 

FINISH-OUT  8280   NSF  9 

DEMOLITION  9852   GSF  @ 

INTEREST 

ARCHITECTURAL  &  ENGINEERING 

MARKETING  &  ADVERTISING 

LEGAL 

PERMITS  -  DBI10LITI0N  &  CONSTRUCTION 

TAXES  &  INSURANCE 

POINTS  -  LENDER  -  2  % 

CONTINGENCY 

TOTAL  LOAN 


50.81  PER  GSF 

12.08  PER  NSF 

4.06  PER  GSF 


20000 

500000 

100000 

40000 

40345 

10000 

15000 

12000 

5000 

12000 

15800 

19855 

790000 


TOTAL  GROSS  SQUARE  FOOTAGE  (GSF) 

TOTAL  NUMBER  OF  UNITS 

TOTAL  LOAN  PER  UNIT 

TOTAL  NET  SQUARE  FOOTAGE  (NSF) 

TOTAL  LOAN  PER  NET  SQUARE  FOOT 


9840 

12 

65833 

8280 
95.41 
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UNIT  TYPE  &  MIX  FOR  THE  FOUR  BUILDINGS  : 


NUM.  UNIT   SQ.  FT. 


2BD  -  IBA  FIRST  FLOOR  UNITS 
2B0  -  IfiA  SECOND  FLOOR  UNITS 
2BD  -  IBA  THIRD  FLOOR  UNITS 


TOTAL  NET  SQUARE  FOOTAGE 

TOTAL  COMMON  AREA  SQUARE  FOOTAGE 

TOTAL  GROSS  SQUARE  FOOTAGE 
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DEVELOPER'S  KIT  FOR  PARCEL  R-96,  MASS  PROJECT  R-55 


Project     Parcel  J^-1L    iS(^'MSl  H'^i^  ^^  Date      'P-zo-e^ 

Developer     ^-tamley / coTreej  Tel.   # /Contact  Person    c/^^-'^.ryg 

RESTDENTTAL  CCMXMINIIJ^  DE:VEL0F^E^7r  PRO  FOPMA 

(Estjjtiates  in  19 Dollars) 

(Provide  phased  information  where  necessary) 

TOTAL  HARD  COSTS  $  dCOOOO 

Condcminium  Units   (5  So_g/jQSF)  $  Sbo.ooo 

Uhit  Finishes    ($  /J.oe  /NSF)  /oc,ooo 

Condcminium  Parking  ($  /GSF)  

(#  of  spaces) 

Site  Costs   ($  _y_££_/GSF)  yo,  ^.gg 

Premium  Costs   ($ /GSF)  


Other   (specify) ^^^,^^^^^^  c^ccoo 

TOTAL  SOFT  COSTS  $  /50.000 

Architect/Engineering  /o  000 

Marketing/Brokerage/Advertising  /s  Coo 

Developer's  Fee  % o 

Leged  /  j ,  o  e  o 

Permits  &  Fees  (specify)  ^■f'^'c/co/i/ir:  s.coo 

Construction  Period  Costs  

Construction  Loan  Interest 
(  /o  mos.  g  /o>^  %  on 
average  balance  of 

$   )  zEe  cA^H  ^u>uj  ^7  yyg 

Financing  Fees  /.':  6  00 
Real  Estate  Taxes  and  LinJcage 

during  Construction  ( mos . )  

Sales  Period  Costs  $ 

Loan  Interest 
(__£__  mos.  §  '^16-  %  en 
average  balance  of 

$ )see  CAS^  Pi^K)  ^,'^oS' 

Sale  Period  Real  Estate  Taxes 
( mos.)  


Scile  Period  Operating  Expenses    

Other  (specif)  7:^x^5  s'_j>vi^,e4/u<ur   ^-^  ^'^^ 
Other  Related  Costs  (specify)       I 


CCNTINCENCY    (£_5_%  of  %lfO,<Doo    )  %    /J.esS 

TOTAL  OCMXaGNIIJM  DEVELOPMENT  COSTS  I   7'^o.  ooo 

Soft  Costs  as  %  Hard  Costs       /^.7  % 
Soft  Costs  as  %  lie  /^,-5"  % 


PF/O 


Pa«« 


/-/O't'i 


Tal.  #/CoBtaet  Ptrson  /^g -  ygyg 


COWDOMiyiUM  SALES  PRO  FORMA 
(Eatlaacas  In  195f  DoUirs) 
(UalBg  ^   Inflation  factor  from  19 ) 


CONDOMIKIUM  UNITS 

Cross  Salas  Procacds 

Cross  Condoalnlua  S«l«s/NSF      |  /OJl .  V-/ 
Lass  Total  Condomlnlua  Units  DaTslopnant  Cost 

Total  Condoalnlun  Units  Cost/NS7  I  *)S'.  V/ 


6/(os5  Profit  . 

^^SS  -  S-S"  %     To    Afo/v    ^^oe,r  Pxi^ryy£^ 

CORDOMIKIUM  PARTERG  SPACES 

Cross  Salas  Procaads 

Cross  Parking  Salas /Spsca 


Lass  Total  Condomlnloa  Parking  Davalopnant  Cost 
Total  Parking  Cost/Spaca        | 


Rat  Profit  (Bafora  Tazas) 
Ratam  on  Cross  Salas  Procaads 
(Hat  Profit/Gross  Salas  Procaada) 


1 

/,eoe_  coo 

L 

7f£>  aoe>) 

^/B .  ooc> 

s*/.  s-oo 

i 

/  4>3,SOO 

( 

) 

1 

Z 

TOTAL  SALES 

Total  CondoBlnlom  Gross  Salas  Procaads 
Lass  Total  Condoalnloa  Davalopnant  Costs 

<g/«i5 Profit  (Bafora  Taxas) 

« 
A/^T  p^^^,T  se^o^e  rA-xe^ 

Ratnm  on  Equity 

Equity  Participation  (Amount  and  Z  of 

Total  Condomlnloa  Cost)  I    -^ (  ^  Z) 


(         7'}0  .  e>oc>    ) 


( /^err  Pe£>/=>'7'/  roT-y^L.  ^^Cos^    s^^^^   p^o^&^'i^^J  /d?.^ 


YfiC 


D«T«lop«r    STAHca.  y  /corrcK. 


Ruab«r  of  Units 


T«l.  #/Cencket  P«r»on  zt>s-  ^C^B 

COWDOWiyiTTM  COST  OF  OWyTRSHIP  PRO  FORMA 

(E«ClBac«s  In  19 ^Dollars) 

(U««  _X  inflation  factor  from  19  ) 


Avarat*  Unit  Siz«  (NSf)    ^9o 


6>^o 


Avtraga  Unit  Prica  ^o.  o^o  7».  ooo 


V 


^9o 


%       yb>0,  OOP 


Avtraga  Dovnpayaant  S,ooo    (/d^)         7_qoo  C,oy^\ 

Studio    

1  Bad      

2  Bad  y 

Othar 


Z-  Sc£/Sco/yi^  -3    <j<r^)/e^«3*wi, 


I    ^C>,ooo       (£o  X) 


•a  ^eiifioof^ji, 


vO 


Annual  Coamon.  Araa  Chargas   (I  <g7  fVST)^    $     3S9 


Annual  Raal  Eatata  Tazaa  (I  /Vv^/ySF) 

y,p  -OS  Pc^L^  /,oe>o 
Annual  Mortgaga  Paynant 

( ^X  on  ♦ 

for    jaars) 

Annual    X^/,5u>tA/vjce-    ^^./f   Pa^^^/^ooo 


66^ 


Total  Annual  Coat  of  Ownarship  (Bafora-tax)  V,  6^2- 
Total  Monthly  Coat  of  Ownarship  (Bafora-taac)  ^^^ 


0 


pce 


^     £e,OC>C>       r  2.00CCO  ^a 


/  e>oS  odo     /.«x»«> 


1£  r^/i 


^T-DO 


>h-s    r    ^2.-^ 


PF/A 


PA«T  I 
REOEVfLOf SJt'S  STATEMENT  FOS  PU8UC  DISCLOSURE  ' 
A.   REDEVELOPa  AND  LA«n 


k.   A<{<ir«M  mMi  ZIP  Coi«  •/  R«ir»«loi*r  ^f^  ^.  e^^At^^^y  itv      ^^  ^<^-^^«  v^"' 

2.   T&«  Uad  oa  wJiie^  t^a  Re^rwla^cf  prapovM  w  Mtar  ata  a  eoavact  for.  or  aadarsuadiof  wj 
tha  parc^Aaa  or  la«a«  oi  \»ad  Eraa 


P/4/s.oeo  /e-'ii; 


3.  If  tha  Ra^rvalap«r  ia  ae<  aa  io^i^aJ  doiag  buiana  oadar  hia  a%«a  aasa.  tht  R«d«vtioe«r  °ai 
iedicmt*^  hdow  tad  U  erytauaJ  or  op«r«iag  u<iar  cb«  law  a  o{  '^M 

Q  A  eerporadoa. 

r~)   A  aofraCit  ae  c^^ritaUa  iaaCitauM  or  esrpendoa. 

Q  A  partaars^ip  kaowa  aa 

I 
r^  A  basiaaaa  aaaodatiea  or  a  joiat  ««e«sra  kaowa  aa 

Q  A  Fod«^.  Suta.  or  I»<aJ  fwvamMt  or  ia«(raa*BuJU7  tharaef. 

Q  Othar  (txfiaiM) 

4.  If  tk«  Ra^v«lop«r  ia  aoc  aa  iadiviJaai  or  «  |ev«rttm«et  ajaacr  or  iastnavaulity.  five  dau  o< 

5.  iNaoa^  idrhiiia   tida  of  peaidoa  (if  mj).  aad  asora  ad  ataot  of  tk«  !at«*a(  of  tli«  ofHccn  aod  prioi 
abaraJMidrs.  aad  iovatera  of  iha  R«d«*alop«r,  odar  diM  a  pwaranast  afcflcy  or  iarcncaulinr.  an  » 


Mr  t^M*  ••  t^ia  r«f«  ia  iaa4«^Mt«  r«r  %mj  rt^««*(«4  iafennaiMa.  ii  iJiaaM  b«  faraUkv^  oa  aa  atucA*^  pafi  »k 

t«  %^m  ik«  «fpropfi>f  ■uabarv^  iua  ••  ib«  far*. 
'  Aar  c«a«Mi€at  ••«••  of  UaaUfrtaf  iA«  1m^  {.»mak  aa  kUck  aa4  lai  noitera  or  Mrrtt  bnaaariM)  U  taincim.: 

tM«  kr  ■•«««  aa4  b»«a4a  ar  MiMr  t««kaicai  4mcnp«iM  ia  accapubU,  b«i  a«i  raq«ir«4. 


^    II  ih«  R*^v«jep«r  tfl  •  c^rpertdem,  th«  o/ficvrs.  jincan  or  truu««.  tad  «aefl  siockAoider  9< 
tka«  lOX  «/  acT  eUsa  af  stock ' 

k    If  tk«  R«d«««lo^«r  la  •  Msprofit  or  eWita^U  tastitasM  or  cerporatiov  ib«  acsMrs  woo  rssi 
bafJ  •/  trutMM  or  board  o{  diraetars  or  similar  govaniag  iodj. 


c.    If  tka  R«^v«Iop«r  ia  a  paraarakip,  tack  paraar.  wkatkar  a  |eaaral  or  limii«d  par  tsar,  aad  «ii! 
paraaat  0/  iataraai  a*  a  daa<npdea  «(  tka  ckaraetar  m4  oxtaac  of  iauraai. 

4.    If  tka  Rada^aiopar  ia  «  koaiaaaa  aaaaciaciaa  or  a  joiat  voflcar*.  aa«k  pardeipast  aad  aitkar  tki 
o{  iataraat  or  a  daocripdoa  of  tka  ckaraetar  aad  txtaat  of  iat 


a.   If  tka  Radaralopar  ia  aaao  otkar  aa«it7,  tka  ofilears,  tka  aaokan  of  tka  |avarmaf  body,  aad  <; 
kaviaf  aa  iatarast  of  noro  tkaa  10%. 

r«amaH  ryT<^  fU tmrJ  *Me  ^cucsnt  o^  mrt* 

MAMC  Aoe»«sa,  AMO  tt*  <oe«  oaacaimow  py  cxAaACTin  A«e  cxtimt  or  •< 


6.  ?», 


a^draaa.  aad  aaova  aad  axtaai  ^t  iatanm  of  oaek  paraaa  or  tatxty  faot  namti  i»  ftjpoiut  : 
MafieiaJ  iataraat  ia  aay  of  tko  akarakaldars  ar  iaraacon  aaaad  ia  rtapoaaa  to  Itaa  S 


panaa  ar  aauty  aara  tkaa  0  eaapatad  IM  iataraat  ia  tka  Radavalapar  ffor  taampi*,  m 
20%  0f  (ia  »t»€h  ia  a  csrporaAaa  wkUk  k»Ua  59S  •(  (ia  «ia<i  •{  tia  R»d**MLof€r,  or  aarc  ii«i  j 
«<o«i  ia  a  ca^Tarcdaa  mkUk  kali*  V\  a/  tia  ti»<k  a{  tia  R»d*w*Uf«)i 


«aflacxs.  AMO  XI*  eaec 


ap<ai»Tww  or  cwaACTtw  t«.e  rxrxnr  or 


7.  !Va«aa  ^/aai  ftWa  aiava^  af  offlears  aad  diractars  or  wa'toaa  of  mj  cofparadoa  or  fini  Uatad  u 
Itaa  S  t  Itaa  6  akavai 

B.  RESIDCnT\LR£DEVELOPMETrORREHAflILrTATIQ:< 

CHa  Rodavolapar  ia  ta  faraiak  tka  foUaWaf  iafofaatiea,  bat  o^j  if  laad  ia  ta  bo  radavalopad  or  raha. 
ia  «kola  m  ia  part  far  rttUtaUtl  parpoaaa.) 


>    U. 
aadti 


If  a  caryaratiaa  ia  ra^airarf  ta  fO*  paria^ia  rayarta  witk  Ua  Tt^araJ  SMaridaa  aa^  Caeiaaf*  C^aaUataa  oarfar  *•> 
a4  Ua  Saaarltlaa  CjcUaft  Aa  •(  1934,  aa  aiata  aadar  Uia  liaa  \,     la  aaak  caaa.  Ua  iaiarMtiaa  ra<arrarf  la  ia  it, 
4  aa4  7  la  aai  ra^airarf  u  ka  faiaiafca*. 


1.  Stat*  ih«  RM«^«lof«r'>  tsuaat**,  tselosiv*  «f  pajnunt  for  t^«  Itai,  Ion 

■.  Total  coot  o{  my  imaid^atiai  r*^«v«iopm«at. }  4/^ 

b.  Coot  p«r  ^olliaf  oait  at  toy  rvsi^aatiai  (W«v«lopm«at f  <t^ 

e.  Totai  coot  of  My  rt«i^oau«i  raJiaUIitacioa }  c^fc  00c] 

'i  Co«(  p«r  i-woUla^  onit  of  aay  midaflcUi  rak«;biI>tauoa ]  ,52>  ooS\ 

2.  ••    Stau  cbo  Rod«v«Jap«r's  osdaato  of  do  avoragv  sostidy  rvaui  ^I^ :«  &«  ru%ui)  or  tvoraa  saio' 

^{/  la  6«  ««Z^^  far  aacii  cypo  aad  sisa  o{  dtvollisg  salt  irvolvoj  ia  aac^  rodavtiopsaat  or  rua.au 

i  s 


■if  ' 

V    "Ta^o  Ay  6ej:>eoc>Aiz  ~  69o   ^s/=     '^/id/car  /f/f?^  i^/v/r^s        ^  ^30000 

k.   SUfta  tha  itilifiaa  aa^  parkiaf  Eaeilldaa,  if  aay.  tadaJad  ia  tha  fora^iaf  (adatataa  of  raatai^ 

t 
e.   Staea  o^paaat.  sae^  ta  rafrifantera,  waa^f  oac^iaaa.  air  eaa^itioaan,  if  aay,  iada^aa  ia  ; 

foisf  aataataa  of  salaa  prieaai  ec ^^  -  -^y, 

CEannCATTON  cc'-"^ecy^oy\(^ 

t 

,  ,,.w"  ^/^^  ^yhUM.^ ^.^^^  -  .^:^^^  ' 

eartify  ckat  diia  Radrvalopar'a  Stacamaat  for  Public  Oiaeioaaro  ia  eroa  aa^  eorract  la  i^  b«at  of  sty  (o«r7  i 
a«4b«liaf.: 


[/.  (/^  ^o^jSL. 


'  I(  ika  l«Wcv«lop«r  la  aa  ta^taWaal.  tkla  •uc«««at  akaaM  W  ti(i«4  by  sack  iaiiTi^M^  ii  •  panaarskif.  by  aaa  a<  u 
aarst  i/  ■  earparaiiaa  «*  aUar  Mtiiy,  by  aa*  «/  ita  eJiM  aifUara  ^rta^  ka««l«4(«  •<  i^  (ku  ra^airt^  by  t&u  auui 

3  PtaaltT  (or  Talaa  Cirtiflcatioat    Saetioa  1001.  Tltla  IS.  «(  t^  U^  Cad*.  pi<r«t4««  a  fU*  «'  sai  sort  vhaa  $10,300  » 
■aat  •{  aat  aara  taaa  (iv«  7«ws,  ar  b«t^  (ar  baowia^iy  ta^  ortUhilly  aakiaf  ar  laiaf  aay  falaa  ontiaf  ar  donaMau 
tka  iini  la  eaataia  aay  (aiaa.  fiaxkiaaa  ar  (raa^alaat  ataiaaaai  ar  aauy  ia  a  aMUar  viikta  U*  jaria4ictiaa  «<  aay  Or 
of  tb*  Oaita^  SuMa. 


PA«T  II 

xfoeveLOPU's  jtatimcmt  o?  ooaljficatiohj  jmo  fihawgal  nis^oNsiBiurr 

(Fv  Cmiii»tni9l  OHic)«l  Ut*  W  the  LksI  P«ki!<  A«MC|r  «W  Hm  C*««rTMat  ^  Hwisiof  aaJ  Urb«a  &r*«iMM<i7^ 
Tmnatf  t*  HUO  Uniass  R*^wMt«W  v  ItM  ft  is  kntw^ni  "Tm.") 

2.    Tk«  l«ad  oa  wiiek  dk«  R«J«T«lop«r  prepoMS  te  tnt«r  iats  •  c«Blr*ct  for.  or  udartcu^g  wiu  r» 
ti«  p«re^*c  «r  !«•••  of  Uarf  boa 


/iosr  OAJ      ^e  tey/cLDP/h^A/f     AuT^D/e^^'-rV 

i 

<»»»•{  L^m.  /'MiM  '4««>«7/ 

b  _ 

^*i^    /V^y  £  c  T      ^-  rr-  ^    <f  //  W>^  c  r  7^  -^^a^       U/C S^-J 

^eAJ^i^^L^ 

I 

3.  U  tk«  ll«^T«]o9«r  t  M^M^«7  of  or  tiBIUc*d  wich  ury  odor  e«rper»dea  of  cflrporatieaa  or  my  »« 
or  flra*?  Q  to  lT 
1/  Yo*.  Ua(  osck  Mck  cof^oradoa  or  fan  by  a«M«  mi  %iir*»%.  tpmaij  iu  rvladou^ip  to  c^a  R«c«^ 
mW  i4aadf7  xk*  offiean  asJ  diractora  or  tm(a««  cosbm  to  cfa*  Ra^va^por  tad  m^  9tkm  nnan 

4.  •.   1>a  fiMMial  oMdIdaa  of  tfca  Rotirrtlofar.  %m  of "^^^-^        ^ .  'j 

i«  ••  r«iUct*d  a  tka  atUciW  fUaaeial  aULaaaat. 


(NOTE:  Acue^  to  t&x«  aUlaovat  a  e«ti£»j  fiaaociaJ  atatamaat  s^owiag  da.  tasau  %Ai  tkaliadi 
tarfa^iaf  eosaafaai  Uakitiritt,  Itllj  itaauaaJ  ia  aceordMca  wid  aceapud  aceo«adaf  auadvsj 
h«a«4  00  a  p«p«r  aadiu  If  d«  ^u  of  d«  cardTia^  fiaaoeiai  acausMt  praea^aa  da  itu  a/  oi« 
■iMiea  ky  Mra  tkaa  ta  mmsk*,  alao  aoadi  aa  iataria  balaaca  ^a«t  aoc  aora  d«a  60  ^jt  •l,i 


k    .f  aa«  aaW  addrasa  of  aaditor  or  p«Utc  aceocataat  w^  parforaoJ  da  aaiiit  oa  wki^  mid  Saaaeui 
a««tabM«4t 

Si    If  faada  for  da  j«valapa«at  of  da  laa4  ar«  a  k«  obuiaad  froa  aevrcaa  odar  d«a  da  Rad«T«io9«'» 
fMia,  •  atauaaac  of  da  Radnralopar't  pUa  for  fiaaadai  da  acqataitioa  aad  davaiopnaat  of  dt  Ut 


6.   SavcM  mi  tacnat  a/  eaaa  avciUU*  ts  R«Jav«iap«r  ua««t  t^it7  r«^ir«a«au  0/  ;h«  proee»M  i£c 


I 


I 


«.   !■  haakn 

S 

k    By  I««aa  froa  affilUu^  ar  a«ae«xau^  eofporadoaa  ar  fimw 

w^w,  *oo»<i«.  AwQ  tiP  coca  or  lowxt  amoowt 

S 

see      F-*/A^/t>A<-     srA-rt/He^vr^      ^•77/4cve*>  , 

«.    Bf  •«]•  af  ra>iilly  sWaUa  aa««tat 

S  t 


7.   Ifa»a«  isJ  addraacaa  af  haok  ra/a 

La.  Sm  cka  S*^a^lof«  m{ifaMj)  tha  pvwt  eorpM^tm.  ar  aay  aa^UUir  ar  afflUta^  eorpormtiaa  ' 
Sa^«W«par  ar  mid.  pwai  e9t7e««baa,  ar  a«7  af  da  lad«v«J9e«r'a  ni&an  ar  priadpal  a«fflo«ra. 
fcoij«r»  ar  irraaara.  ar  aciar  iataraacW  pwtxa*   (as  liac*^  ia  t^  ruynaaaa  ■  Iimh  S^.  Ma  T  of 


i4it9*lm^t  Stttmtmt  far  HUU  OUtUMmn  mi  raikffW  ta  karaia  aa  '^^eipaia  <d  eka  Batjtrc^ 
Wa  adjaifaJ  baaJnpc  aiiW  TaJmatarr  ar  iawlutarr.  witiia  ia  put  10 /«««?      Cjyu        ii 

If  Ta«.  frra  im*.  plmn,  mi  aad«  «^  aaa«. 


k.   Haa  tka  RadavaJapar  ar  aafaaa  ra/arra^  ta  -ateva  aa  *>riacip«Ia  a/  tka  Sa^rvvJopar**  b«M  b^eta^. 
ar  ««rneu^  af  aay  faloaf  wilkia  ika  p«a«  10  jaar*?  O^tS       {^wq 

ff  7aa«  im  for  aack  caM  (I)  jaia,  (2)  e&arf*.  (3)  pUaa,  (4)  Cavt.  aaJ  (S)  actioa  ukaa.   Acuci  as 
i«ioa  jaaaaj  aacai 


9*   a.   Ua^rtakiais,  eeoparmUa  ta  Um  prapaaaj  ra^vaiapa«t  work,  wbick  harm  baaa  cwaplata^  br  tka 

Ka4rralap«f  ar  aar  af  tka  priacipala  af  da  Sadawlopar.    iaeladial  i^atiHeauaa  aad  fariaf  <ia«crtpt 
aack  prajaet  aa4  iau  af  eooplauaai 

JT^     /«/»y  /?^^    ^A-f^/c    STAHC^v     i^Ai>  bt:e/ivc     a   ^.\e    /^  cc^^^    AeA^^c^c:£.    j  u^yir- 
£>u,<.J>/r^(:>       //v/     South    eesroAj  ^  yriA  ,    ^-y    t*^     fo^Cc    /^a^l.t/^s    'OrAT    o/^   r-^c   <= .  tV    c/^ 

f^j^<^7     /'s    ^o^AT^L     AT     /79   /e/    je-i     H/   e/«xyi:    <^      . 


■ 

k.  If  t&«  R«ti«««lop«>  Of  ur  9{  ti»  pHBdp.l*  of  til.  R.J,T,I«,«.  ha.  rrw  b««fl  u  M»lor«,.  i.  a 
eaf«<iir.  for  coasiractioa  ceocnetor  or  bsildw  oa  OManaiua^  eo«war*i>if  w  d«  »«poa.j  r«4 
w«A.  oaa.  91  Mdl  wiplorm.  aaaa  aa^  Adins,  of  apJor*.  litl.  oV  foniaon,  ui  bn«f  d«»ch. 

Py^r     ,.r..^    .,      ^^.     ^,,^    ^^^^^^   ^^^     ^^^^  J 

10.  Odi^  War^y  ,i<J.d  ari,-  raaa-l  pnijaeu  «ida,  T.tl.  I  ol  tia  Ho«ia,  A«  of  1949.  o  .m^idai 
Ua  Ra<l«^«iop«r  ar  a«r  •'  «*•  pri.eip.Ia  of  tha  Radayaio^r  i.  or  ha.  baa.  dia  rada«a«oo«  or  t  - 
emcv.  dlractar  or  tnM««.  or  pvnar  of  ntk  •  rMaralepar: 

11.  If  da  R«Ja,aIopar  or  a  para..  c^T^rario.,  .  .lAaufiarr.  «  .ffili.1..  «  a  prineipaJ  of  d>a  fl.ca.aiJ 
partuipua  la  tha  JavaJopaa.i  of  tia  UW  o  a  ctMunedo.  eo.cnctsr  or  bsildan 

a.  rt««  a.J  addrau  of  a.di  eounctor  or  b«Udar 


•  ■* 

k.   Hm  aaa  ctMtncter  or  b«iI4«  .idia  d«  U.(  10  rMn  a«ar  fuiad  a  «.iify  „  ,  raapo««iI«  ki' 
rtfM«^  t.  a-ur  .«.  a  eo.»,ct  .A*  «  a i^  k«  k^  .W..  or  Uil.^  co  «o»I.u  a  a,.a«ea, 

c.    TacJ  .Mat  of  co.«,ctio.  .,  Ja.alop«a.t  -^  parfc«.J  by  aad.  eo.tr»:»  or  bmW.,  imaa 
twaa  yaars    I  ', 

Cani  ^..cripcie.  of  sack  ««du 


^/^ 


^   Cm 


CMtfact.  or  J.iraJop.a«.  mm,  h««,  parfonaad  by  aadi  eo.tr.ctor  ar  b«l<iar 


•ecHTtncAnon  o# 

CawtaAgT  o«  oavtLa»«««M-r  i.a<ATw»M  aAT*  « 


/V 


/W 


•.   0«uua£af  c«aMncuaa-«M»act  hiia  •{  Moi  coasrarar  ar  kaiiJar: 

axp«n«a«a  a/  tU  catffMtaR  ^    r— "».  •«»  »•  | 

CSi  «^^^ir:^ilJir  •  •  •  '^•:  •'  *•  L.«i  P'iii*  A^acT  -ia  .x^i.^  i 

tS^^?    •^'^»*  ac  b  4.  rW.W,pU«  ar  ^k^Uiuda.  ./  tha  r^.p^^i/IL 


W^  •'  tk.  ««7i>f  —  a/  lia  F^ai  «>rf«  Wi^k  Aa  ui  ,;;;«:  wXVlu  T      • 

-  «       t  ^  ^i    i.,,_  .         ;   .  >^urmKt  ymmmm  BSaraat  ta  tt«  B«dr*«<oo«r  ar  ti  6i 


n^i^    S-f-.^^L&^  ^;^^^^;^  ^^fe^ 


^  Ja«  jr.a^  ^i^  rl^..  Jwl  r«  wtJ^.it:^,I,±  ^v*-  '^^  •  "■•  •'  •"  —  **••  "«•«"  • 


•  t.& 


§  4<U.     DU«lo«art  fCix*tBcnn  0/  p*nonj  harisf  b«n«i?ciai  interest  in   reai   prop«rc7 

No  ag7««m*at  u  r«nt  or  to  s«il  T**i  prop«rcT  u  or  to  rent  or  purrnaM  r«ai  propcrr^* 
from  a  puoiic  ig«ne7,  and  no  reacwaJ  or  trtansicn  of  sues  agre«atnt.  snail  b«  vaiid  and  n^ 
paymcat  *"*n  b«  mad*  to  the  lessor  or  Mtlcr  oi  soea  propeny  unicss  a  itacemcni.  jigged, 
andar  the  penaiti^  of  p«r7ar7.  haa  b*«n  fOtd  bv  the  '.csaor.  lesaee.  seiler  or  puresaser.  and 
ia  the  ease  of  a  carporanon  by  a  duly  authonzad  officer  thereof  ;rv-tn;  the  T^ie  names  ana 
addresMs  of  ail  persona  wno  have  or  viU  have  a  diree:  or  indirect  benescai  interest  :n  said 
sropercy  with  the  deputy  eemanssioner  of  casitai  punmny  and  opcrosoB.  Tbe  prw-iaons 
■}f  thu  seeaon  snail  oot  aspiy  to  any  sxocxhoider  oi  a  esrporaooD  vst  rtooc  of  'men  n 
listed  far  saie  to  the  general  pohiie  with  the  seeonces  ana  esenangi  conumaaioa.  if  sues 
nockhnider  holda  leai  than,  ten  per  cent  of  the  outstanding:  stock  entrtiea  to  vote  at  the 
ananai  meeong  of  soeh  eorporuon. 

▲  dbdocon  nazaaeat  shall  aiao  be  jpede  in  wrrnng.  under  penalty  of  perjury,  durmg 
the  tarn  of  a  natai  agreement  ia  ease  of  any  change  of  interest  ia  such  property,  as 
pnjviuad  for  aotrva,  wrthxa  thinj  dayi  of  socn  csangv. 

Any  afflcfai  etaezad  to  puoUe  office  in  the  eoanaoaweaith.  or  any  employee  of  the 
djrisioa  of  npitai  piaaaing  and  opennoaa  (tivinung  oeneriaal  interest  in  reai  piuuei  cf 
panaaax  to  ehia  seeaon.  shAil  ideaiify  his/her  pocroon  as  part  of  the  disclosure  statement. 
The  deputy  eommimoner  snail  aenfy  the  state  ettua  fommnmon  of  such  namei.  and  siiail 
snJce  eopiei  of  any  aad  ail  disoosore  statemetra  received  available  to  the  state  ethics 
cBmnisBoa  spea  rw^uesL 

Tbe  deputy  ■'■""""—'"*■>  sitail  keep  a  copy  of  each  disclosure  stazemeat  received 
arailahle  for  pobiie  iaspeenoa  during  reg^iiar  busmcss  hours. 

Added  by  StUStt.  c  579.  §  12. 

19«  Ell  m  II.  Scl9«L  e.  579.  §  II  «w 
approved  Juiv  \t,  I9«a  «  br  |  M  awaa  iflae- 
wm  Jvtr  I.  1911. 

}  39a  al  da 


DISCLOSURE  STATEMENT.  CONCERNING  BENEFICIAL  INTEREST 
REQUIRED  BY  SECTION  40J  OF  CHAPTER  7  OF  THE  GENERAL  LAWS 

(1)  Location:     PaI2-c^u     ^-^Cp      ChAeLJt^Tc^A/  ,   ^A  . 

(2)  Grantor  or  Lessor:   Boaton  Redevelopment  Authority 

(3)  Grantee  or  Lessee:    Mfi^R-K.    ZT^^^V    A^^     y\JiuL>A'^    cpyrE^ 

(4)  I  hereby  state,  under  the  penalties  of  perjury,  that  the 
true  names  and  addresses  of  all  persons  who  have  or  will 
have  a  direct  or  indirect  beneficial  interest  in  the  above 
listed  property  are  listed  below  in  compliance  with  the 
provisions  of  Section  40J  of  Chapter  7  of  the  General  Laws 
(see  attached  Statute) . 

NAME  AND  RESIDENCE  OF  ALL  PERSONS  WITH  SAID  BENEFICIAL  INTEREST: 


(5)   The  undersigned  also  ac3cnowledges  and  states  that  none  of 
the  above  listed  individuals  is  an  official  elected  to 
public  office  in  the  Commonwealth  of  Massachusetts,  nor  is 
am  employee  of  the  State  Department  of  Capitol  Planning  and 
Operations . 

SIGNED  under  the  penalties  of  perjury. 

Signed:  JWA^  flUfc^  ^^^^  ^ 


Date:   7'/g-^7 


".  DISCLOSURE  STATEMENT 

Any  person  submitting  i  development  proposal  to  the  City  of  Boston  oust  tru 
complete  this  statement  and  submit  It  prior  to  being  formally  des1gna.ted  fo 
project. 

1.  Do  any  of  the  principals  owe  the  City  of  Boston  any  sonles  for  Incurred 
estate  taxes,  rents,  water  and  sewer ^harges  or  other  Indebtedness? 

2.  Are  any  the  principals  employed  by  the  City  of  Boston?  If  so.  In  what 
(Please  Include  name  of  agency  or  departsent  and  position  held  In  that 
department). 

3.  Have  any  of  the  principals  previously  owned  any  real  estate?  If  so.  whi 
and  what  type  o'f  property? 

.,  y^^,  see:     f^/'y^KfciJ^L    ■Sr>?r'g-x>»g?vr-.g    ^iTT/ttCA 

4.  Were  any  of  the  principals  ever  the  owners  of  any  property  upon  which  ti 
Boston  foreclosed  for  his/her  failure  to  pay  real  estate  taxes  or  other 
indebtedness? 

5.  'Have  any  of  the  principals  ever  been  convicted  of  any  arson  related  crt« 

currently  under  Indictment  for  any  such  crimes? 

._  '  a/o 

6.  Have  any  of  the  principals  been  convicted  of  violating  any  law,  code,  S' 
ordinance  regarding  conditions  of  human  habitation  within- the  last  threi 
years? 

^Vo 

SIGNED  WIDER  THE  PAINS  A/|0  PEHALTIES  OF  PERJURY  THIS 
)0  Day  of  Y^       •  19  8^ 

.  SIGNATURE:    fbK^J^^Ti^'^JkQju^      -^^j^^^.   ^^^.^^^gL^-T^ 

ADDRESS:  <li^  ^^r Sco^^y^A^  ^^</    £/3  /6>^>/g>w^  s-/-. 


CHARLESTOWN  HOUSING  PROFILE 


In  1985,  Charlestown' s  population  was  16,092,  up  over  2,700  persons 
or  20  percent,  since  1980.  A  small  neighborhood,  its  population 
trade  up  only  2.6  percent  of  the  Boston  total.  The  median  age 
was  32.5  years,  3.7  years  more  than  the  city  median.  One  out 
of  six  Charlestown  residents  were  between  the  ages  of  35  and 
44  in  1985,  compared  to  one  out  of  eight  city-wide. 

The  median  household  income  of  Charlestown  residents  in  1984 
was  $22,700,  somewhat  above  the  city  figure  of  $19,250.  One-fifth 
of  all  Charlestown  households  had  incomes  between  $30,000  and 
$40,000  in  1984.  Since  1979,  Charlestown's  median  household 
income  has  risen  in  rank  from  eighth  to  fifth  among  the  city's 
sixteen  neighborhoods.  Over  2,736  persons  fell  below  the  poverty 
level  ($10,611  for  a  family  of  four),  resulting  in  a  poverty 
rate  of  17  percent. 

Charlestown's  housing  stock  numbered  6,767  dwellings  in  1985^, 
'reflecting  an  eleven  percent  increase  since  1980.  Two-thirds 
of  this  net  gain  of  652  dwelling  units  occurred  in  structures 
of  five  or  more  units;  nonetheless,  only  one-third  of  the 
neighborhood's  total  housing  stock  is  to  be  found  in  these  larger 
buildings.  Charlestown's  vacancy  rate  has  declined  as  its 
population  has  grown,  with  gross  vacancies  falling  from  14  percent 
to  10  percent  between  1980  and  1985.  The  reclamation  of  vacant 
or  boarded-up  Boston  Housing  Authority  units  accounted  for  most 
of  this  improvement.  The  BHA  has  1,149  family  units  in  the 
40-year-old  Charlestown  project  and  another  96  units  (General 
Warren  Apartments,  1972)  for  elderly  persons  on  scattered  sites. 
Even  though  235  of  these  apartments  were  boarded  up  in  1985, 
the  number  of  occupied  units  rose  to  972  from  839  five  years 
earlier. 

Of  all  occupied  housing,  64  percent  was  rented.  The  median  gross 
rent  (which  includes  heat  and  other  energy  costs)  was  $320  in 
1985.  Rents  rose  by  one-third  since  1980,  exactly  matching  the 
rate  of  consumer  inflation  over  this  period. 

Charlesto%m  Housing  Stock 

1950  1960  1970         1980         1985 

6,957         6,440  5,119        6,121      6,767 

Number  of  dwelling  units 

Sources:   U.S.  Census  of  Population  and  Housing,  1950-1980 

BRA  Research,  1985 

From  1979  through  1983,  23  small  buildings  (9  units  or  less)  were 
converted  into  132  condominium  units.  Conversions  then  accelerated 
in  1984  and  1985  as  master  deeds  were  filed  for  65 


NON-DISCRIMINATION  AND  AFFIRMATIVE  MARKETING  STATEMENT 


As  a  condition  of  receiving  BRA-controlled  funds,  land 
or  other  benefits,  I,  /^A^/c  t,rAHu:v.   uy'CL,/\'^  corrc^    ,    agree  not  to 
discriminate  or  permit  discrimination,  upon  the  basis  of  race, 
color,  religious  creed,  marital  status,  sex,  age,  ancestry, 
sexual  preference,  military  status,  handicap,  children, national 
origin,  or  source  of  income  in  the  lease,  rental  or  use  and  occu- 
pancy of  the  property  located  at     /R^-gec  l.      ^~   9<^ 

I  further  agree  to  carry  out  an  Affirmative  Marketing  Plan 
as  submitted  or  as  approved  by  the  Authority  which  shall  incor- 
porate a  description  of  outreach  efforts  to  potential  applicants 
using  media  and  various  community  resources  well  in  advance  of 
of  sales  or  rent-up.   I  also  agree  to  develop  and  carry  out 
occupant  selection  policies  and  procedures  which  comply  with  the 
Boston  Fair  Housing  Ordinance  and  any  additional  Authority 
requirements  which  would  be  made  available  prior  to  final 
designation. 


^-/o^a^  I^W-%^^ti^'     -^c^^^J.  ^^:^^^te=^ 


Date  Developer 


EQUAL  HOUSING 
OPPORTUNITY 


The  Boston  Fair  Housing  Commissioi 

Works 
For  All  Of  Us 


IN  THE  CITY  OF  BOSTON,  IT  IS  ILLEGAL  TO  DISCRIMINATE  AGAINST 
ANY  PERSON  IN  THE  RENTAL  OR  SALES  OF  ANY  HOUSING  BECAUSE 
OF: 

•  race  •  national  origin  •  age 

•  color  •  maritaJ  status  •  sexual  preference 

•  religion  •  military  status  •  source  of  inconie 

•  creed  •  children  (including  Section  8. 

•  sex  •  handicap  AFDC  or  welfare) 


LANDLORDS,  SELLERS.  AND  AGENTS  MUST  APPLY  STANDARDS 
UNIFORMLY  AND  CONSIDER  APPLICANTS  ON  CRITERIA  SUCH 
AS  1)  ABILITY  TO  PAY  AND  2)  ABILITY  TO  RESPECT  THE  RIGHTS  OF 
OTHERS. 

Discrimination  may  be  subtle  and  may  take 

•  discriminate  in  advertising,  oral 
or  written  inquiries 

•  discourage  or  refuse  to  allow  a 
person  to  apply  for  an  available 
unit 

•  deny  a  unit  due  to  the  presence  of 
lead  paint 


many  forms.  It  is  against  the  law  to: 

•  refuse  an  affordable  rental  unit  to 
an  applicant  holding  a  housing 
subsidy  certificate 

•  spread  rumors  ofraciaJ  change  to 
stimulate  property  sales 

•  deny  mortgage  loans  or  insur- 
ance to  specific  neighborhoods 

THE  LAW  APPLIES  TO  ALL  TYPES  OF  HOUSING  IN  BOSTON  INCLUDING 
OWNER  OCCUPIED  ONE.  TWO  AND  THREE  FAMILY  DWELLINGS.  THERE 
ARE  NO  EXCEPTIONS. 

If  you  feel  you've  been  discriminated  against  in  housing,  contact: 
The  Boston  Fair  Housing  Commission,  Room  957.  City  Hall,  Boston,  MA  02201 


725-4408 
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■        DEVn.OPER'S   STATTMEyr  OF  QUALITICATIONS 

AND  FIHANCTAL  RESPONSIBILITY    (FORM  2)    (paK«   1  of  4) 

I.     N«n.  *nd  .ddr.5.  of  d.vlop.r:  ^^^  ■  ^^^  ^^^nu^*^,^   .     V3  .^^^-c/e/^  ^ 

2       Is  th«  d«v«lop«r    or    any    och.r    memb.r     of     th«     Joint    v.ncur.     *      o^a 
'     .ub.ldlAry       of       or       *fflll*c«d     with     •aj     och.r     corpor»clon     or 
corporations  or  any  othor  flra  or  flras. 

YES:     \X N°*  — 

If  7«s,  oxplain 


3.   A.  Tho  flnsnclsl  condition  of  th«  d«v«lop«r,  as  of  (^-/-B'^ 

is  as  raflecced  In  tha  attachad  financial  statament. 


NOTI:  Attach  to  this  statement  a  financial  statement  FOR  EAOT 
GENERAL  PARTNER  showing  the  assets  and  the  liabilities. 
Including  contingent  liabilities,  fully  Itemized  In  accordance 
with  accepted  accounting  standards  and  based  on.  a  proper 
audit.  If  the  date  of  the  financial  statement  precedes  the 
date  of  this  submission  by  more  th*n  six  months,  also  attach  an 
Interim  balance  sheet  not  more  than  60  days  old.  These 
•tacemencs  will  be  held  In  strict  confidence. 


b.  Name  and  address  of  auditor  or  public  accountant  %rtio  performed 
audit  on  which  said  financial  statement  Is  based. 

If  funds  for  the  development  of  the  project  are  to  be  from  sources 
other  than  the  devaloper's  own  funds,  please  state  tha  developer's 
plan  for  financing  the  acquisition  and  devalopraent  of  the  project: 


3.   Sources  and  amount  of  cash  available  to  developer  to  meet  up- front 
costs  of  the  proposed  undertaking: 


a.   In  banks: 

Name,  address  &  zip  code  of  bank  Anounc 

■ $ 


^e^B 


f^./^A^c/At.        ^T-ATCAi^^TS'        jM7.^&<^^^'^  • 


(p«g«  2  of  4) 


b.     By  lo«ns  from  afflliactd  or  4ssociAC*d  corporaclona  of  firms: 
W»m« .    addrass  &  tip  coda  of   seurc*  9  Amount 


S££       /«^. /V^'V^cJ  A-C       ^^ATtAiCVTS        ATTACH  Ct 

e.      By  sal*  of  raadlly  salable   assaC 

Daseriptlon  Mark«e  Valu«  Mortgage   or   liens 

5  $ 

6.  Name  and  addresses  of  bank  references: 

7.  Has        the       developer       or     (if     any)      Che     corporation,      or     any 
subsidiary  or  affiliated  corporation  of     the     developer     or     said 

'parent  corporation,  or  any  of  the  developer's  officers  or 
principal  aeabers,  shareholders  or  investors,  or  other 
Interested  parties  been  adjudged  bankrupt,  either  volxintary  or 
involuntary,   vithin  the   past   ten  years?  , 

YES:   HO:         ^ 

If  yes,   five   the  date,   place   and  under  what  naae. 


8.  a.  Undertakings,  conparable  to  the  proposed  development  work, 
vhich  have  been  eoopleted  by  the  developer,  including 
identification  and  brief  description  of  each  project  and  date 
of  completion:     ^c^^^^^g^     ^a^     <i^El^O      A-^    ^£A^2>^/^et>     ^^'^£   ^ 

b.  If  the  developer  or  any  of  .the  principals  of  the  developer  has 
•ver  been  an  employee  in  a  supervisory  capacity  for  a 
construction  contractor  or  builder  or  undertaking  comparable  to 
the  proposed  development  work,  naae  of  such  employee,  name  and 
address  of  employer,  title  of  position,  and  brief  description 
of  work: 


V     (p«g«  3  of  4) 


9.  If  th«  d«v«lop«r  or  a  parent  corporaelon.  a  subsidiary,  an 
affiliate ,  or  a  principal  of  tha  davalopar  is  to  participate  in 
tha  davalopmant  of  tha  land  as  a  construction  contractor  or 
build.r=  AJ/A  , 

a.  Nana  and  address  of  such  contractor  or  builder: 

b.  Has  such  contractor  or  builder  vlthin  the  last  ten  years  ever 

failed  to  qualify  as  a  responsible  bidder,  refused  to  enter 
into  a  contract  after  an  avard  has  been  nade,  or  failed  to 
complete  a  construction  or  development  contract? 

YES NO     X 

If  yes,  explain: 


A//A 


e.  Total  amount  of  eons  true  tiopn  or  devslopment  work  performed  by 
such  contractor  or  builder  during  che  last  three  years: 

$ 

General  description  of  such  work: 


•/^/A 


d.  Construction  contracts  or  developments  now  being  performed   by 
such  contractor  or  builder:  ,  , 

aJ/A 

Identification  of  '^ 

Contract  or  Development  Date  to  be 

and  Loeacion  Aaoqnt '     Completed 


Outstanding  construction  contract  bids  of  such  contractor  or 
bidder: 


Af/A 


) 


t 


(p«g«  4  of  4) 

Av»rdlnt{  Agtncy  Amormt      Daf  opened 


10.  Brltf  sCACenanC  respecting  equipmene,  experience,  financial 
capability,  and  othar  resources  available  to  such  contractor  or 
builder  for  the  perfonance  of  the  vork  involved  in  the 
development  of  the  land,  specifying  particularly  the 
qualifications  of  the  personnel,  the  nature  of  the  equipment,  and 
Che  general  experience  of  the  contractor: 


II.  Stateoent  and  other  evidence  of  the  developer's  qualifications  and 
financial,  responsibility  (other  than  the  financial  statement 
referred  to  in  Item  (3)  are  attached  hereto  and  hereby  made  a  part 
hereof  as  follows: 


^c<f:   67r/vc*feTi  J^esu^^^'^ 


12.  If  the  developer,  any  employee  of  the  developer  or  any  party 
holding  a  financial  interest  in  the  development  is  now  a  City  of 
Boston  employee  or  has  been  at  any  tima  in  the  year  preceding  this 
date,  please  liat  tha  person(s)'s  name,  position  held,  or 
financial  interest  in  the  development  entity.  City  of  Boston 
position,  and  if  not  currently  employed  by  the  City,  the  last  date 
of  City  employment. 


13.  List  the  address(es)  of  all  other  properties  that  the  owner(s)  or 
•v  principals  of  the  proposed  project  owns  in  the  City  of  Boston: 


I 


CERTITICATION 


I/W«/niMv  'Jl^^*^  /iu/^  C^O^^  c.rtlfy  th«c  chtj  D«v«lop«r'» 
Scac«m«nc  of  QualtLficaclons  and  Financial  Rasponaibillcy  and  tha 
accachad  avldanca  of  cha  davalopar'a  quallficaclona  and  financial 
rasponslbilicy,  including  financial  acacamanca,  ara  crua  and  corrccc 
CO  tha  baac  of  ny/our  knovladga  and  baliaf . 


:amanc   of  QualtLi 


Datad    l-fO-B7 Dated        ^^^^Sl 

Signacura [ .  Signacuza 

Address  &  Zip  C&da  Address  &  Zip  Coda 


Cardinal' 


APPENDICES 


^D^TON  KEDEVlLOPMlNI"  AUIHUKiF- 
Library 


%(/. 


f  • 


2sA 


1 1  ^... 


'/oUi.y-  zb'.9^ -fr  ^Mi'  •'/ 


:/38 


ill--- ^^>>.  . Jll:-  f'^-f-^.-jk.  ^/-^f-^-fc   f^?<^A 


ll 


SS/<Jo<k/ 


A/c.  /^Z 


^ 


I 

K 


^ 
^ 


///a// 


sr. 


NOTE  I  HOtCSr  CERTIFY  THAT  TMC  PREMISES 
SHOWN  ON  THIS  PLAN  ARE  NOT  LOCATED  WITH- 
IN THE  FLOOD  HAZARD  AREA  AS  DQJNEATED 

ON  T>C  *«AP  OF  COMMUNmr  MO.  >^5??^^.f.C-..ff^rf.7?.'J/.. 


I4AS&  EFFECTIVE . . .  .'(9/^^/A  /y^?S^. ....... 

Vr  THE  DCmKTMENT  OF  HOUSING  AND  URBAN 
DCVELDPiyCKT-fEOERAL  NSURANCE  ADMINISTRATION. 


MORTGAGE  SURVEY   PLAN 


PAUL  C.OLSEN.  SURVEYOR 


I  k««fe7  MTtlfr  UkAt  tks  kvildiaf  •bows  ea  thli 
pUa  b  located  •■  th«  fromad  M  tbewa  tberaoa 
and  that  It  Maforma  to  t^  wnlaf  »Bd  baildiof 

laws  af  tha  isr/^  •%      ^liJ^o^ 
vbaa 
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